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BILL NO. 8-94-02- / 
Å A 
RESOLUTION NO. 8- O (a 
A RESOLUTION FINDING A 
NEED EXISTS FOR A NEW 
FIRE STATION #13 AND THAT 


A HEARING SHOULD BE HELD 
ON A PROPOSED LEASE. 


WHEREAS, a petition in 7 counts port signed by ___ 
[as taxpaying citizens of Fort Wayne, has been filed at 
this meeting of the Common Council of the City of Fort 
Wayne regarding the acquisition, construction and leasing 
of the new Station #13 Fire Station from a building 
corporation organized pursuant to I.C. 36-1-10; and 

WHEREAS, the petition has been carefully 
considered and investigations have been conducted by the 
Common Council of the City of Fort Wayne, both before and 
after the filing of said petition; and 

WHEREAS, the Common Council of the City of Fort 
Wayne now finds that a need exists for the construction 
and leasing of the Project, and that the City of Fort 
Wayne does not presently have sufficient funds to pay the 
estimated cost of the project required to meet such need; 
and 

WHEREAS, it is deemed desirable to proceed with 
the necessary negotiations and all other steps looking 
toward the acquiring of real estate and erection of such 
building improvements and parking facilities by a 
building corporation and the lease of such real estate 
and building to the City of Fort Wayne; and 

WHEREAS, Fort Wayne Fire Station Building Corp. 
has been organized as a not-for-profit corporation for 
the purpose of constructing and leasing of the Project 
for the use of the City of Fort Wayne, Indiana, and there 
have been prepared proposed drawings, plans and 
specifications for the construction of the Project and 
the Common Council has reviewed the estimated costs for 
the construction of the Project in accordance with such 


proposed drawings, plans and specifications as prepared 























by the Architects; and the Fort Wayne Fire Station 
Building Corp. has drafted and presented a proposed lease 
for leasing of the Project, and an estimated budget; and 

WHEREAS, said proposed drawings, plans and 
specifications have been submitted to and are now 
approved by this Council for the purpose of conducting a 
hearing on the Lease; and 

WHEREAS, the estimated budget and the estimated 
costs for the construction of the Project as shown on 
said proposed drawings, plans and specifications have 
been submitted to and are now approved by this Council 
for purpose of conducting a hearing on the Lease; and 

WHEREAS, the terms of the Letter Agreement 
dated January 25, 1994, have been received and are 
approved by this Council; and 

WHEREAS, it now appears to this Council that 
said proposed drawings, plans and specifications and 
estimated costs will provide the necessary facilities for 
the Project for the City of Fort Wayne, Indiana, and that 
the proposed lease for the Project with the Fort Wayne 
Fire Station Building Corp., as Lessor, provides for a 
fair and reasonable rental; 

NOW, THEREFORE, BE IT RESOLVED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That the petition of taxpaying 
citizens of the City of Fort Wayne heretofore filed with 
the Common Council of The City of Fort Wayne is hereby 
accepted and approved. 

SECTION 2. The Common Council of The City of 
Fort Wayne finds that a need exists for the Project and 
that the City of Fort Wayne does not have sufficient 
funds available or provided for in existing tax levies 
with which to pay the total costs of the construction of 
the Project required to meet the present need. 

SECTION 3. The Letter Agreement dated January 


25, 1994, attached hereto as Exhibit "A," be and the same 














is hereby approved and execution thereof by the Mayor is 
hereby authorized. 

SECTION 4. The terms and conditions of the 
proposed form of lease (attached hereto as Exhibit "B"), 
proposed plans, drawings, and specifications, estimated 
costs and estimated budget for Project (attached hereto 
as Exhibit "D"), are hereby approved and agreed to as the 
basis for a hearing as required by law, and that such 
hearing should be held by the Common Council of the City 
of Fort Wayne upon the necessity for the execution of 
such lease and whether the lease rental provided therein 
is a fair and reasonable rental for the proposed Project 
prior to final determination of such questions, so that 
this Council may determine whether or execute such lease 
as now written or as modified, said hearing to be held on 
the 22nd day of February, 1994, at 5:30 o'clock, P.M. 
Local Time, at the regular meeting place of the Common 
Council of the City of Fort Wayne in the City-County 
Building, Fort Wayne, Indiana. 

SECTION 5. The City petition the State Board 
of Tax Commissioners for approval of this Lease. 

SECTION 6. A notice of such hearing as 
required by law be published in substantially the form 
attached hereto as Exhibit "C." 

SECTION 7. That this Resolution shall be in 
full force and effect from and after its passage and any 


and all necessary approvals by the Mayor and once passe 






and approved many not be repealed. ~ 


APPROVED AS TO FORM 
AND LEGALITY 


TIWA ME, 


J. TIMOTHY MCCAULAY, CITY ATTORNEY 


Read the first time in full and on motion by ; 


seconded by , and duly adopted, read the second time by 
title and referred to the Committee on (and the 


City Plan Commission for recommendation) and Public Hearing to be held after 
due legal notice, at the Common Council Conference Room 128, City-County 
Building, Fort Wayne, Indiana, on , the , day 


of + 29 y ete o'clock Ma Buca. 





DATED: 
SANDRA E. KENNEDY, CITY CLERK 


; Read the third time in full and on motion by DE A 
seconded yg , and duly adopted, placed/émits passage. 
PASSED L@S-f- 


by the following vote: 
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Passed and adopted by the Common Council of the City of Fort Wayne, 





Indiana, as (AN 
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(SPEGIAE) +ZONING)____________ORNANCE RESOLUTION NO. G-01-¢ 4 
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SANDRA E. KENNEDY, CITY CLERKÉ PRESIDING OFFICER Å Pa 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, on 


the PH day of RE n 7 19 4 L 
IDE al ZI, 


at the hour of | ock pags BeSe La 


di 


SANDRA E. KENNEDY, 


Approved and signed by me this lot day of nee í 
19 Y , at the hour af IL:20 o'clock Rem Bada 
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PAUL HELMKE, MAYOR 


EXHIBIT 





FORT WAYNE FIRE STATION BUILDING CORP. 
1000 Commerce Building 
Fort Wayne, Indiana 46802 


January 25, 1994 
LETTER AGREEMENT 


The City of Fort Wayne 
City-County Building 
Fort Wayne, Indiana 46802 


Gentlemen: 


We, propose to construct, equip and lease to you a new Station #13 Fire 
Station (the Project"). The lease will be pursuant to I.C. 36-1-10, as 
amended. In connection with such construction, equipping and leasing, we 
propose that the Fort Wayne Fire Station Building Corp. (the "Building Corp.") 
enter into a Contract of Lease with The City of Fort Wayne (the "City") in 
substantially the form of the Contract of Lease attached hereto as Exhibit A (the 
"Lease"). 


The attached Lease assumes construction bids for the Project will be taken 
‘in such a manner that the construction costs will be identifiable for the Project. 
This Letter Agreement is contingent upon the Original Purchase Price, as 
defined in the Lease, being sufficient to finance, construct and equip the 
Project. 


The Building Corp. represents to the City that the Lease term and the total 
annual rental payments will not exceed the term and amounts set forth in Exhibit 
A to the Lease. The Building Corp. further represents that after financing has 
been completed, it will provide the City with a rental reduction letter which will 
set forth the net interest cost (as the term "net interest cost" is defined in 
Municipal Bond Finance Administration, 1969 edition by Alan Radinowitz) of the 
financing at an effective rate not exceeding 6.25%. The rental reduction letter 
will also include a semi-annual rental payment schedule necessary to amortize 
actual debt service on the financings computed at the net interest cost. 


The Building Corp. and the City may agree to designate a different budget 
figure for any item in the Estimated Budget; but in any event, the aggregate of 
budget figures may not increase without the consent of the City. Any total 
difference, between the Estimated Budget and the total reduced budget, shall 
reduce the Original Purchase Price and such reduced figure shall be the 
Adjusted Purchase Price and shall be set forth in the Lease on Exhibit A 
thereto. If a new Adjusted Purchase Price is used, the annual rental payment 
shall be recomputed based on the net interest cost and the revised annual rental 
payment schedule shall be set forth in the Lease on Exhibit A thereto. 


This Letter Agreement may be declared null and void if a war involving the 
United States shall have been declared, the Internal Revenue Code shall have 
been amended or any conflict involving the armed forces of the United States 
shall have commenced or escalated, or any emergency or unusual event relating 
to the effective operation of government or the financial community shall have 
occurred, which in Building Corp.'s opinion materially adversely affects the 
market place for financial instruments. 


Please acknowledge your acceptance of this Letter Agreement by returning 
one signed copy to us. 


Very truly yours, 


FORT WAYNE FIRE STATION 
BUILDING CORP. 


By: 
Michael Reba, Vice President 


ACCEPTED BY: 
THE CITY OF FORT WAYNE 


this ___ day of January, 1994 


Id A GER vu SARE (Ma Veten Vere Ne 
W. Paul Helmke, Mayor 


ATTEST: 


EG EE AREA A 
sandra Kennedy, Clerk 


(SEAL) 
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CONTRACT OF LEASE 


between 
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Allen County, Indiana 


Lessee 


Dated 
as of 


__, 1994 


Preambles 


Definitions 


Section 
Section 


„Section 
Section 
Section 
Section 
Section 
Section 


Section 
Section 
Section 
Section 
Section 


Section 


Section 


Section 
Section 
Section 
Section 


Section 
Section 
Section 
Section 
Section 


INDEX 


(The Index is not a part of the Lease but 


for convenience of reference only.) 


. . . . . . . . . . . . . . . . . . . . . . . 


. . . . . . . . . . . . . . . . . . . . . . . 


ARTICLE II 


Leased Premises and Possession +. +. +. +. +. +. +. 
Use of Leased Premises s os so a a = a © s © © 


ARTICLE III 


Rent s e + dei a Ke STØ Sk aa cela 
Additional Payments . + +. +. +. +. +. «© «© © © e è 
Place of Payments i eu «e s så è © © e we æ 
City's Obligations. 2. cs så e e a e a a € Gå 


Prepayment of Rent and Additional Payments. . 
Past Due Rent and Additional Payments . . +. + 


ARTICLE IV 
Construction le gie le s oe 2 lea Fa NE ca 
Plans and Specifications +. . +». +. +. +. +. +. e +. 
Completion, Date we e e waa e esa 
Contingency Accounting . +. e +. e e e e e è è 
Remedies Against Contractors, Subcontractors 
ånd Suretiea va. s © s € a a a å a ess. 


Installation of City's Own Personal Property. 
ARTICLE V 


Maintenance and Modifications of Leased Premi 
by the City = SG ales aa Wie cai E 


Removal of Portions of the Project . . . . . 
Removal of City's Own Personal Property . . . 
Documents to be Provided . +. +. +. e e e e e o 
Taxes, Other Governmental Charges and Utility 
Charges e alal elle RA anale å 


Property Insurance à. +. ++ +. e e e e e e e o 
Rental Value Insurance +. +. +. e e e e e e e ù 
Additional Provisions Respecting Insurance. . 
Public Liability Insurance © = a- e + © e « 
Workers' Compensation Coverage +. +. . +. . +. + 


10 
10 


11 
11 
LL 
11 
12 
12 


13 
13 
13 
13 


13 
14 


Section 
Section 
Section 
Section 


Section 


Section 
Section 
Section 
Section 
Section 
Section 
Section 
Section 
‘Section 
Section 
Section 


Section 
Section 


Section 
Section 


Section 
Section 
Section 
Section 
Section 
Section 


Section 
Section 
Section 
Section 
Section 
Section 
Section 


o 


0 00 00 00 00 00 OW 00 MO 00 
PrPWOON ADU PWN PB 


Rp 


10.1 
10.2 


Led 
11.2 
11.3 
11.4 
11.5 
11.6 


12.1 
12.2 
12.3 
12.4 
1255 
12.6 
12.7 


ARTICLE VI 
Damage and Destruction ...... 
Eminent Domain se save Gate e 3 
Condemnation of City-Owned Property 
Rent Abatement s 5 & è sw « eTa s 
ARTICLE VII 


Mechanics' and Other Liens. . . . . 


ARTICLE VIII 


Representations and Covenants of the City . . 
Representations and Covenants of Lessor . . 


Maintenance of Lessor . +. +. +. . . à 
Title of Leased Real Property . . . 


No Warranty of Condition or Suitability.. . . 


OUTLET Enjoyment «Ja m esra Su A Ge 

Right Gf ACCESS- a a ee AA AA GS GE 

Indemnification e se r x a ko sE eo a ao å a 

Termination s cd de de Aos aoe ceo Pa I ade GO aaa te 

Covenant to Restrict Use of Funds . +. . +. +. + 

Covenant to Supply Financial Information . . 
ARTICLE IX 


Release of Leased Real Property . . 
No Abatement or Diminution of Rent 


ARTICLE X 


Assignment and Subleasing by City . 
Assignment and Pledge by Lessor . . 


ARTICLE XI 


Option to Renew a s so. sow a a de 
Option to Purchase Leased Premises 

Conveyance on Exercise of Option to 
Transfer to tier Nets ae ea E 
Duty: of City HSS SE SLENGE 
Duty Of Lessorss saga a sce Se ae Se 


ARTICLE XII 
Events of Default å e s- å w æa w a 3 


Remedies on Default . . s se è s e e 
No Remedy Exclusive . . . . s +. s s 


Purchase. 


. . . . . 
. . . . . 


Agreement to Pay Attorneys' Fees and Expenses 
No Additional Waiver Implied by One Waiver . 
Waiver of Appraisement, Valuation, Etc. . . . 


Reinstatement » va è “>. EG 


. . . . . 


18 
18 
19 
19 


20 


Za 
21 
21 
21 
21 
21 
22 
22 
22 
22 
23 


24 
24 


26 
26 


27 
27 
27 
27 
27 
28 


29 
29 
30 
30 
30 
31 
31 


Section 13.1 Surrender of Leased Premises 
Section 13.2 Notices . . . s . = oe 
Section, 1343 Net Lease. d o. ua. 
Section 13.4 Binding Effect ..... 
Section 13.5 Execution Counterparts . 
Section 13.6 Construction of Covenants 
Section 13.7 Severability sv $ 4 sa 
Section 13.8 Letter Agreement. ST 
Section: 13.9 “Captions rice Ng di. s 
Signatures: u e dg Le ant è 
Acknowledgments: s ara la oe e dalla Sa È e è 


ARTICLE XIII 


Exhibit A (Rent Schedule) .... 
Exhibit B (Legal Descriptions). . 
Exhibit C (Project Descriptions). 


LEASE 
FORT WAYNE FIRE STATION BUILDING CORP. 
TO 


THE CITY OF FORT WAYNE 
ALLEN COUNTY, INDIANA 


THIS CONTRACT OF LEASE (hereinafter called "Lease") made and entered 
„into as of the day of > s 1994, between Fort Wayne Fire Station 
Building Corp. (hereinafter with its successors and assigns as provided by this 
Lease called "Lessor"), a corporation duly organized and existing under the laws 
of the State of Indiana and qualified to do business in said State, and The City 
of Fort Wayne, (hereinafter called "City"). 


WITNESSETH: 


WHEREAS, I.C. 36-1-10 provides for the leasing of structures and parking 
facilities by political subdivisions and agencies of political subdivisions of the 
State of Indiana from corporations organized under the laws of the State of 
Indiana or duly admitted to do business in that State, under certain terms and 
conditions provided in said Act, including the provision for the title to the 
structures and parking facilities leased to the City to vest in said City at the 
conclusion of the lease term with the City required to make an annual 
appropriation and a tax levy at a rate to provide sufficient money to pay the 
rental payments under such lease; and 


WHEREAS, the plans and specifications referred to in Section 4.2 of this 
Lease have been or will be heretofore received and approved by the City and 
have been or will be submitted to and approved by such state and local agencies 
as are designated by law to pass on plans and specifications for such 
structures; and 


WHEREAS, the City and Lessor each have full right and lawful authority to 
enter into this Contract of Lease (hereinafter when the context permits, 
references herein to this Lease shall be deemed to include amendments hereto) 
and to perform and observe the provisions hereof on their respective parts to be 
performed and observed. 


NOW THEREFORE, in consideration of the premises and the mutual 
covenants hereinafter contained, the parties hereto covenant, agree and bind 
themselves as follows: 


ARTICLE I 
DEFINITIONS 


In addition to the words and terms elsewhere defined in this Lease, the 
following words and terms as used in this Lease shall have the following 
meanings unless the context or use indicates another or different meaning or 
intent and such definitions shall be equally applicable to both the singular and 
plural forms of any of the words and terms herein defined. 


"Act" means I.C. 36-1-10. 


"Additional Payments" means the amounts required to be paid by the 
provisions of Section 3.2 hereof. 


"Architect" means Martin Riley Architects/Consultants, Fort Wayne, Indiana, 
who have prepared the plans and specifications for the construction of the 
Project. 


"Authorized City Representative" means the person at the time designated 
to act on behalf of the City by written certificate furnished to Lessor, 
containing the specimen signature of such person and signed on behalf of the 
City by the President or Secretary of the Legislative Authority. Such certificate 
may designate an alternate or alternates who shall have the same authority, 
duties and powers as the Authorized City Representative. 


"Authorized Lessor Representative" means the person at the time designated 
to act on behalf of Lessor by written certificate furnished to the City, 
containing the specimen signature of such person and signed on behalf of Lessor 
by its President or a Vice President or Secretary. Such certificate may 
designate an alternate or alternates who shall have the same authority, duties 
and powers as the Authorized Lessor Representative. 


"City" means the City of Fort Wayne, Indiana, a political subdivision of the 
State. 


"Completion Date" for the Project means, the date specified in the 
certificate of the Authorized Lessor Representative to be furnished pursuant to 
Section 4.3 hereof. 


"Contingency" means the sum of $ s Which is included in the 
Original Purchase Price and which is to be used to pay for any increases in 
construction cost due to changes, modifications or additions to the construction 
contracts or the Plans and Specifications. 


"Engineer" means an engineer or engineering firm or an architect or 
architectural firm qualified to practice the profession of engineering or 
architecture under the laws of the State and who or which is not a full-time 
employee of Lessor or the City. 


"I.C." means the Indiana Code as amended to the date hereof. 


"Indenture" means the Trust Indenture dated as of , 1994 by and 
between the Lessor and Trustee, together with any supplements or amendments 
thereto. 


"Independent Counsel" means any attorney duly admitted to practice law 
before the highest court of any state and not a full-time employee of Lessor or 
the City. 


"Insurance Consultant" means a recognized independent insurance consultant 
qualified under the laws of the State and satisfactory to the City and the 
Lessor. 


"Interest Rate for Advances" means a rate which is one percent in excess 
of the interest rate then charged by the current Trustee to its most 
creditworthy commercial borrowers in its lending capacity as a bank. 


"Leased Premises" means the Leased Real Property and the Project. 


"Lease Purposes" means the acquisition, construction and equipping of the 
new Station #13 Fire Station including the site, improvements and equipment 
associated therewith as further described in Exhibit C hereto. 


"Leased Real Property" means the interests in real estate described in 
Exhibit B hereto, together with any substitutions or additions thereto but less 
any removals therefrom from time to time as provided for in this Lease. 


"Lease Term" means the period commencing on the Completion Date and 
ending on the Termination Date. 


"Legislative Authority" means the Common Council of the City. 


"Letter Agreement" means the agreement between Lessor and the City dated 
as of January 25, 1994, in the form of a letter from Lessor accepted by the 
City, setting forth the Lessor's proposal to construct and lease the Project and 
formulae for adjusting Option Price and Rent. 


"Notice Address" means: 


(a) As to Lessor: Fort Wayne Fire Station Building Corp. 
1000 Commerce Building 
Fort Wayne, Indiana 46802 
Attention: President 


(b) As to the City: The Common Council of 
The City of Fort Wayne 
City-County Building 
Fort Wayne, IN 46802 


(c) As to Trustee: 


"Original Purchase Price" as shown on Exhibit A hereto means the sum of 
$1,185,000. 


"Plans and Specifications" means the plans and specifications for the Project 
prepared by the Architect and now on file with the City, as changed from time 
to time as in this Lease provided. 


"Project" means the real, personal or real and personal property identified 
in Exhibit C hereto or in or pursuant to any amendments hereto or in the 
certificate given pursuant to Section 4.3 hereof, or acquired, constructed or 
installed as replacement or substitution therefor or addition thereto. 


"Rent" means the Rent payable pursuant to Section 3.1 hereof and as set 
forth in Exhibit A hereto. Rent may be adjusted in accordance with the terms 
of the Letter Agreement. Rent, as adjusted, shall be set forth in the applicable 
space in Exhibit A hereto. 


"Rent Cure Period" means a period of one calendar day commencing with the 
day on which Lessor gives notice to the City of failure of the City to pay the 
Rent. 


"Rental Payment Date" means July 12, 1994 or on the Completion Date, 
whichever is later; and each January 12 and July 12 thereafter as set forth on 
Exhibit A hereto. 


"Required Property Insurance Coverage" means a policy or policies of 
insurance against physical loss or damage to the Leased Premises, however 
caused, with such exceptions only as are ordinarily required by insurers of 
buildings or facilities of a similar type, in an amount equal to 105% of the full 
replacement cost of the Leased Premises. The full replacement cost of the 
Leased Premises shall be certified by an Insurance Consultant at the City's 
expense on or before the effective date of this Lease, and thereafter, if 
requested by Lessor on or before the first day of January of each year, shall be 
certified by the Authorized City Representative at the City's expense and setting 
forth the method or methods by which such replacement cost was determined. If 
approved by Lessor, such policy or policies may provide for such deductible 
amounts as are then customary for municipalities of the State leasing buildings or 
building additions under leases similar to this Lease. 


é "Required Public Liability Insurance" means such insurance in a minimum 
amount of $3,000,000 combined single limit of liability protection for death, 
bodily injury or property damage resulting from each occurrence, provided, 
however, the the policy or policies of such insurance may provide for such 
deductible amounts as are then customary for municipalities of the State leasing 
buildings or county building additions under leases similar to this Lease, and 
further provided that the minimum amounts of coverage shall be, and any 
deductible amount may be, increased as recommended by an Insurance Consultant 
who shall annually, or for such longer interval specified by the City and 
approved by Lessor, review such coverage and advise the City of increases in 
the amount of coverage required therein in order to protect adequately the 
financial position of the City and Lessor. 


"Required Rental Value Insurance Coverage" means a rent or rental value 
insurance policy (i) in an amount equal to four semiannual Rent payments and 


ed 


(ii) to the extent that the City, using its best efforts, can obtain such 
coverage, in an additional amount equal to the expenses, as estimated by the 
City, of operating and maintaining the Leased Premises for a period of two 
years. Such policy shall insure against loss of Rent and the expenses of the 
Lessor operating and maintaining the Leased Premises during a period in which 
the Rent of the City is abated as a result of physical loss or damage to the 
Leased Premises, however caused, with such exceptions only as are ordinarily 
required by insurers of buildings or facilities of a similar type. 


"State" means the State of Indiana. 


"Termination Date" means the earlier of (i) the date of termination of this 
Lease by Lessor pursuant to Section 8.9 hereof, (ii) the day on which Lessor's 
title to .the Leased Premises vests in the City pursuant to Section 11.4 hereof, 
including any renewals of this Lease pursuant to Section 11.1 hereof, or (iii) the 
day following the final date for payment of the option price and delivery of 
documents as provided in Section 11.3 hereof and is expected to be June 14, 
2005. 


"Trustee" means 


Any reference herein to the City or its Legislative Authority shall include 
those which succeed to their functions, duties or responsibilities pursuant to or 
by operation of law or who are lawfully performing their functions. Any 
reference herein to Lessor shall include any individual, corporation, association, 
partnership or other entity which succeeds to Lessor's rights and obligations 
under this Lease by reason of conveyance, assignment or other transfer or by 
operation of law. Any reference to a section or provision of the Constitution of 
the State or to a section, provision or chapter of the Indiana Code shall include 
such section or provision or chapter as from time to time amended, modified, 
revised, supplemented or superseded. 


(End of Article I) 


ARTICLE II 


LEASED PREMISES - TERM OF LEASE - 
PURPOSES 


Section 2.1. Leased Premises and Possession. Lessor, in consideration 
of the rents, covenants and agreements herein stated, agrees to and does 
hereby lease to the City, and the City does hereby lease from Lessor, for the 
Lease Term subject to the provisions of this Lease, the Leased Premises. 


TO HAVE AND TO HOLD the Leased Premises unto the City for the Lease 
Term. 


Possession of the Leased Premises shall be delivered to and accepted by the 
City on delivery of Lessor's certificate pursuant to Section 4.3 of this Lease. 


Section 2.2. Use of Leased Premises. (a) The City will use and occupy the 
Leased Premises for the Lease Purposes. The City does not now know of any 
reason why the Leased Premises will not be so used and occupied by it from 
receipt of possession to the Termination Date and any extensions and renewals of 
this Lease and now anticipates that it will be so used and occupied. Failure to 
use and occupy as aforesaid shall in no way abate or reduce Rent payable under 
this Lease and shall not be deemed a breach of this Lease in any respect so long 
as the other agreements and covenants of this Lease are fulfilled. 


(b) The Project shall be used for public purposes of all kinds. For 
purposes of this Section, "private person" means any natural person or any 
artificial person, including a corporation, partnership, trust or other entity, and 
any affiliated or related entity thereto, that is not a governmental unit and that 
is not acting solely as an officer or employee of the City. 


(e) The City hereby covenants that it shall not enter into any agreements 
with any private person, different in scope than those currently entered into 
with its tenants and managers, unless the City obtains a written opinion of 
nationally-recognized bond counsel that such agreement will not affect the 
exclusion from gross income for federal tax purposes of the interest component 
of payments under the Lease or of interest on the indebtedness of the lessor. 


(End of Article II) 
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ARTICLE 111 


RENT AND ADDITIONAL PAYMENTS 


Section 3.1. Rent. The City shall pay Rent in advance on each Rental 
Payment Date in the amount set forth after the applicable Rental Payment Date in 
Exhibit A hereto; provided, however, that the amount of Rent payable on each 
Rental Payment Date may be adjusted by virtue of the adjustment of Rent in 
accordance with the terms of the Letter Agreement. The City shall be entitled 
to a credit against the installment of Rent next required to be paid to the extent 
that moneys in any fund created under the Indenture are available for that 
purpose. 





Section 3.2. Additional Payments. The City agrees to make Additional 
Payments to Lessor as follows: 


(a) As reimbursement for any and all costs, expenses and liabilities paid 
by Lessor in satisfaction of any obligation of the City hereunder not 
performed in accordance with the terms hereof by the City. 


(b) As reimbursement for or prepayment of expenses paid or to be paid 
by Lessor and requested by the City or required by this Lease 
(including, but not limited to, taxes, utility charges, assessments and 
maintenance expenses)and not otherwise required to be paid by the 
City under this Lease. 


(c) As reimbursement for or prepayment of any amounts derived under 
this Lease which are paid or to be paid by Lessor to the United 
States of America pursuant to Section 148 of the Internal Revenue 
Code of 1986, as amended. 


Section 3.3. Place of Payments. The Rent and any Additional Payments 
shall be paid directly to the Lessor at its Notice Address or to any bank or 
other financial institution designated by Lessor in a notice to the City. 


Section 3.4. City's Obligations. The obligations of the City to pay Rent 
and Additional Payments and to perform and observe the other agreements on its 
part contained herein shall be absolute and unconditional, except as provided in 
Section 6.4 hereof. For the period of the Lease Term, the City (i) will not 
suspend or discontinue payment of Rent or Additional Payments pursuant to this 
Lease, except as provided in Section 6.4 hereof, (ii) will perform and observe 
all of its other agreements contained in this Lease, and (iii) except upon 
exercise of its termination option as herein provided will not terminate this Lease 
for any cause including, without limiting the generality of the foregoing, any 
acts or circumstances that may constitute failure of consideration, destruction of 
or damage to the Leased Premises, frustration of purpose, any change in the tax 
or other laws or administrative rulings of or administrative actions by or under 
authority of the United States of America or of the State or any failure of Lessor 
to perform and observe any agreement, whether expressed or implied, or any 
duty, liability or obligation, exclusive of the completion of the Project, arising 
out of or connected with this Lease. Nothing contained in this Section shall be 
construed to release Lessor from the performance of any of the agreements on its 
part contained in this Lease, and in the event Lessor should fail to perform any 
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such agreement on its part, the City may institute such action against Lessor as 
the City may deem necessary to compel performance or recover its damages for 
nonperformance so long as such action shall not impair the agreements on the 
part of the City contained in the preceding sentence. The City may, however, 
at its own cost and expense and in its own name or, to the extent lawful, in the 
name of Lessor, prosecute or defend any action or proceeding or take any other 
action involving third persons which the City deems reasonably necessary in 
order to secure or protect its right of possession, occupancy and use 
hereunder, and in such event Lessor hereby agrees to cooperate fully with the 
City, but at the City's expense, and to take all action necessary to effect the 
substitution of the City for Lessor in any such action or proceeding if the City 
shall so request. 


Section 3.5. Prepayment of Rent and Additional Payments. There is 
expressly reserved to the City the right, and the City is authorized and 


permitted, at any time it may choose, to prepay without penalty all or any part 
of the Rent, or any Additional Payments, and Lessor agrees to accept such 
prepayment of Rent or of any Additional Payments when the same are tendered 
by the City. All Rent or Additional Payments so prepaid shall be credited on 
the Rent or Additional Payments, as the case may be, in the order in which they 
are payable. 


Section 3.6. Past Due Rent and Additional Payments. In the event the City 
should fail to make any Rent payment or pay any Additional Payments, the 


payment in default shall continue as an obligation of the City until the amount in 
default shall have been fully paid and during the default period shall bear 
interest at the Interest Rate for Advances. 


(End of Article III) 
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ARTICLE IV 


CONSTRUCTION 


Section 4.1. Construction. Lessor agrees to construct and equip the 
Project on the Leased Real Property as promptly as is feasible in accordance with 
the Plans and Specifications. Lessor agrees to diligently prosecute completion of 
the Project in accordance with the Plans and Specifications and in such a manner 
as to conform with all applicable zoning, planning, building, environmental and 
other regulations of governmental authorities having jurisdiction. 


Section 4.2. Plans and Specifications. The Plans and Specifications have 
been submitted to and approved by the City and are at the date hereof on file 
with the City and may be changed from time to time by mutual agreement of 
Lessor and the City provided that, the Plans and Specifications shall not be 
changed to such an extent that the Lease Purposes are such as are not 
permitted under the Act or would otherwise permit the City to avoid its 
agreement under this Lease. 


Section 4.3. Completion Date. Completion of the construction and equipping 
of Phase I and Phase II shall be evidenced to the City by separate certificates 
signed by the Authorized Lessor Representative stating that (i) construction and 
equipping have been substantially completed in accordance with the Plans and 
Specifications and all costs then due and payable in connection therewith have 
been paid, (ii) construction and equipping have been substantially accomplished 
in such a manner as to conform with all applicable zoning, planning, building, 
environmental and other regulations of all governmental authorities having 
jurisdiction, and (iii) construction and equipping have been substantially 
completed to its satisfaction so as to make the respective Phases of the Project 
ready for operation for the Lease Purposes. Said certificate shall also specify the 
date by which the foregoing three events have occurred. Notwithstanding the 
foregoing such certificate shall state that it is given without prejudice to any 
rights against third parties which then exist or may subsequently come into 
being. 


Section 4.4. Contingency Accounting. Lessor covenants that it will keep 
and maintain a strict accounting of all charges incurred in relation to the items 
properly included as part of the Contingency. As soon as practical after all 
settlements in relation to the Project are completed, a copy of said accounting 
shall be furnished to the City. Should such accounting show total charges 
relating to said items to be less than the amount of the Contingency, then the 
next succeeding payment of Rent shall be reduced by the amount of the excess 
of the Contingency over said items. 


Section 4.5. Remedies Against Contractors, Subcontractors and Sureties. 
In the event of default of any contractor or subcontractor under any contract 


made by it in connection with construction and equipping of the Project or in the 
event of a breach of warranty with respect to any materials, workmanship or 
performance guaranty in connection with the Project, Lessor will promptly inform 
the City of the steps it intends to take in connection with any such default, 
either separately or in conjunction with others, against the contractor or 
subcontractor so in default and against each such surety for the performance of 
such contract. If Lessor shall so inform the City, Lessor may, in its own name 
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or, to the extent lawful, in the name of the City, prosecute or defend any 
action or proceeding or take any other action involving any such contractor, 
subcontractor or surety that Lessor deems reasonably necessary, and in such 
event the City hereby agrees to cooperate fully with Lessor and to take all 
action necessary to effect the substitution of Lessor for the City in any such 
action or proceeding. 


Section 4.6. Installation of City's Own Personal Property. The City may 


from time to time, in its sole discretion and at its own expense, install personal 
property including without limitation that which when installed becomes in whole 
or in part a fixture, on or upon the Leased Premises. All such property so 
installed by the City shall remain the sole property of the City in which, 
except to the extent provided in Section 5.3 hereof, Lessor shall have no 
interest, and may be purchased by the City on conditional sale, installment 
purchase or lease sale contract, or subject to vendor's lien or security 
agreement, as security for the unpaid portion of the purchase price thereof; 
provided no such lien or security interest shall attach to any part of the Leased 
Premises. The City shall pay as due the purchase price of, and all costs and 
expenses with respect to, the acquisition and installation of any such personal 
property installed by it pursuant to this Section. 


(End-of Article IV) 
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ARTICLE V 


MAINTENANCE, MODIFICATIONS, TAXES AND INSURANCE 


Section 5.1. Maintenance and Modifications of Leased Premises by the City. 


The City during the Lease Term shall keep and maintain the Leased Premises 
including all appurtenances thereto and any personal property therein or thereon 
in good repair and good operating condition at its own cost, and upon the 
expiration or termination of this Lease shall, unless it shall have purchased or 
become the owner of the Leased Premises pursuant to the terms hereof, 
surrender the Leased Premises and appurtenances thereto to Lessor in as good 
condition as prevailed at the time the City was put in full possession thereof, 
loss by fire or other casualty covered by insurance, ordinary wear and tear, 
obsolescence and acts of God excepted, subject to the provisions of the following 
paragraph and of Section 5.2 of this Lease. 


The City shall have the privilege of remodeling the Project or making 
additions, modifications and improvements thereto or to the Leased Real 
Property, from time to time as it, in its discretion, may deem to be desirable for 
its uses and purposes, the cost of which remodeling, additions, modifications and 
improvements shall be paid by the City and the same shall be the property of 
the Lessor and be included under the terms of this Lease as part of the Leased 
Premises. 


Section 5.2. Removal of Portions of the Project. Lessor shall not be under 


any obligation to renew, repair or replace any inadequate, obsolete, worn out, 
unsuitable, undesirable or unnecessary portions of the Project. The City shall 
have the privilege from time to time of substituting personal property or fixtures 
for any portions of the Project, provided that the personal property or fixtures 
so substituted shall not impair the character or significance of the Leased 
Premises as furthering the purposes of the Act. Any such substituted property 
or fixtures shall become the property of Lessor and shall be included under the 
terms of this Lease, and the replaced portions of the Project shall become the 
property of the Lessor. The City shall also have the privilege of removing any 
portions of the Project, without substitution therefore; provided, that the City 
pays to Lessor a sum equal to the then fair market value of said portions of the 
Project. 


Section 5.3. Removal of City's Own Personal Property. The City may at any 


time while it is not in default under this Lease remove from the Leased Premises 
any property purchased and installed by it pursuant to Section 4.6 of this 
Lease and not included as part of the Project. 


In the event any removal of property pursuant to this Section 5.3 causes 
damage to any portion of the Leased Premises, the City shall restore the same or 
repair such damage at its sole expense. 


Section 5.4. Documents to be Provided. The City shall file with Lessor 
during the first two weeks of the calendar month succeeding each anniversary of 
the Completion Date, commencing with the month succeeding the first anniversary 
of the Completion Date, a certificate of the Authorized City Representative 
setting forth the description of each item of personal property or fixtures which 
has become a part of the Leased Premises and of any other additions, 


-15- 


remodeling, modification, substitution or improvements to the Leased Premises 
which have been made during the twelve calendar months preceding the first of 
the month in which such certificate is filed, if such additions, remodeling, 
modifications substitutions or improvements during such twelve months have an 
aggregate cost in excess of $500,000. 


Lessor shall execute and deliver such documents (if any) as the City may 
properly request in connection with any action taken by the City in conformity 
with Section 5.1, 5.2 or 5.3 of this Article. Any action taken by the City 
pursuant to Sections 5.1, 5.2 or 5.3 of this Article shall not entitle the City to 
any abatement or diminution of the Rent or Additional Payments payable 
hereunder. 


Section 5.5. Taxes, Other Governmental Charges and Utility Charges. The 
City shall pay, as the same respectively become due, all taxes, assessments, 
whether general or special, and governmental charges of any kind whatsoever 
that may at any time be lawfully assessed or levied against or on account of or 
with respect to the Leased Premises or any personal property or fixtures 
installed or brought by the City therein or thereon and all utility and other 
charges incurred in the operation, maintenance, use, occupancy and upkeep of 
the Leased Premises; provided, that with respect to taxes, special assessments 
or other governmental charges that may lawfully be paid in installments over a 
period of years, the City shall be obligated to pay only such installments as are 
required to be paid during the Lease Term. 


The City may, at its expense and in its own name and behalf or, to the 
extent lawful, in the name and behalf of Lessor, in good faith contest any such 
taxes, assessments and other charges and, in the event of any such contest, 
may permit the taxes, assessments or other charges so contested to remain 
unpaid during the period of such contest and any appeal therefrom unless Lessor 
shall notify the City that, in the opinion of Independent Counsel, by nonpayment 
of any such items the interests of Lessor or the City in the Leased Premises will 
be materially endangered or the Leased Premises or any part thereof will be 
subject to loss or forfeiture, in which event such taxes, assessments or charges 
shall be paid promptly by the City. Lessor will cooperate fully with the City, 
but at the City's expense, in any such contest. Lessor will also cooperate fully 
with the City, but at the City's expense, in exempting the Leased Premises from 
taxation. 


Section 5.6. Property Insurance. The City agrees to insure the Leased 
Premises in the amount and with the coverage of the Required Property 
Insurance Coverage by means of policies issued by reputable insurance 
companies. The City may also insure such property under a blanket insurance 
policy or policies which cover not only such property but other properties. 


Section 5.7. Rental Value Insurance. The City agrees to insure, from and 
after the Completion Date, the Leased Premises in the amount and with the 
coverage at least equal to the Required Rental Value Insurance Coverage by 
means of a policy or policies issued by reputable insurance companies insuring 
county buildings in the State, notwithstanding the premium costs; or in the 
event at any time such policies are not available, then either (a) such insurance 
with such limits or amounts or other provisions as then obtainable for counties of 
the State leasing buildings or building additions under leases similar to this 
Lease, or (b) a plan, in compliance with the law of the State and satisfactory to 
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Lessor, which provides protection similar to the protection provided herein 
against the inability of the City to meet liabilities of the City that would 
otherwise have been satisfied by the proceeds of the rent or rental value 
insurance. In the case of either clause (a) or (b) of the preceding sentence, 
the limits, amounts and other provisions of such insurance or plan shall be such 
as are recommended by a recognized qualified independent Insurance Consultant 
satisfactory to Lessor and who shall annually, or for such longer interval 
specified by Lessor, review such plan and advise Lessor of changes required 
therein in order to adequately protect the financial position of the City, and 
Lessor shall be entitled to rely upon such advice to make its determination as to 
what is obtainable or most nearly provides protection similar to that herein 
required. The City may also insure such property under a blanket insurance 
policy or policies which cover not only such property but other properties. 


Section 5.8. Additional Provisions Respecting Insurance. Any insurance 


policy issued pursuant to Sections 5.6 and 5.7 hereof shall be so written or 
endorsed, and any plan in substitution thereof shall be so written, as to make 
losses, if any, payable directly to Lessor or to such other person or persons as 
Lessor may designate. Each insurance policy provided for in Sections 5.6, 5.7, 
and 5.9 hereof shall contain a provision to the effect that the insurance company 
shall not cancel or substantially modify the same without first giving written 
notice thereof to Lessor at least thirty (30) days in advance of such cancellation 
or substantial modification. The City shall deliver to Lessor evidence of the 
insurance procured under said Sections by the City and agrees to keep such 
evidence up to date. Such insurance policies shall be countersigned by an agent 
of the insurer who is a resident of the State, and such policies, together with a 
certificate of the insurance commissioner certifying that the persons 
countersigning such policies are duly qualified in the State as resident agents of 
the insurers on whose behalf they have signed (or a certificate of insurance and 
proof of payment of premium satisfactory to Lessor) shall be deposited with 
Lessor. 


Section 5.9. Public Liability Insurance. The City agrees that it will carry 
Required Public Liability Insurance with reference to the Leased Premises with 
one or more reputable insurance companies. Lessor and such other person or 
persons as Lessor may designate shall be made an additional insured under such 
policies, as their interests may appear. The insurance provided by this Section 
5.9 may be by blanket insurance policy or policies. The proceeds of insurance 
required by this Section (after payment of expenses incurred in the collection of 
such proceeds) shall be applied toward extinguishment or satisfaction of the 
liability with respect to which such insurance proceeds are paid. 


Section 5.10. Workers' Compensation Coverage. During the period from 
commencement of construction of the Project until delivery of the certificate of 


the Authorized Lessor Representative to the City pursuant to Section 4.3 hereof, 
Lessor shall cause each contractor for each contract made by Lessor in 
connection with the construction and equipping of the Project to maintain the 
workers' compensation coverage required by the applicable laws of the State; 
and, throughout the Lease Term, the City shall maintain the worker's 
compensation coverage required by the applicable laws of the State or cause the 
same to be maintained. 


ARTICLE VI 
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DAMAGE, DESTRUCTION AND CONDEMNATION 


Section 6.1. Damage and Destruction. If the Leased Premises shall be 
damaged or partially or totally destroyed by fire, flood, windstorm, or other 
casualty at any time during the Lease Term, (i) all or that portion of the Leased 
Premises damaged or destroyed shall be promptly repaired, rebuilt or restored 
with such changes, alterations and modifications (including the substitution and 
addition of other property) as may be designated by the City and as shall not 
impair the character and significance of the Leased Premises as furthering the 
purposes of the Act, and (ii) there shall be applied for such purpose so much 
as may be necessary of any net proceeds of insurance policies resulting from 
claims for such losses as well as any additional moneys of the City necessary 
therefor. In the event that such net proceeds are insufficient to pay in full the 
costs of such repair, rebuilding or restoration, the City shall complete such 
repair, rebuilding or restoration and shall provide for payment of the costs of 
such completion from its own moneys. Any balance of such net proceeds 
remaining after the payment of all expensed and all costs of such repair, 
rebuilding or restoration shall be paid to the City, upon delivery to Lessor of a 
certificate signed by the Authorized City Representative certifying that such 
repair, rebuilding or restoration has been completed and that the expenses and 
the costs of such repair, rebuilding or restoration have been paid in full and 
directing the transfer of the remaining moneys to the City. 


Section 6.2. Eminent Domain. If title to or the temporary use of the Leased 
Premises, or any part thereof, shall be taken under the exercise of the power of 
eminent domain by any governmental body or by any person, firm or corporation 
acting under governmental authority, any net proceeds received from any award 
made in such eminent domain proceedings (after payment of expenses incurred in 
such collection) shall be paid to and held by Lessor. 


Such proceeds shall be applied in one or both of the following ways: 


(a) The restoration of the Leased Premises to 
substantially the same condition as they existed prior 
to the exercise of said power of eminent domain, or 


(b) The acquisition, by construction or otherwise, of 
other improvements suitable for the City's operation 
on the Leased Premises and which are in furtherance of 
the purposes of the Act (which improvements shall be 
deemed a part of the Leased Premises and available for 
use and occupancy by the City without the payment of 
any Rent other than as herein provided, to the same 
extent as if such other improvements were specifically 
described hereby). 


Within ninety days from the date of entry of a final order in any eminent domain 
proceedings grânting condemnation, the City shall direct Lessor in writing as to 
which of the ways specified in this Section the City elects to have the net 
proceeds of the condemnation award applied. Any balances of the net proceeds 
of the award in such eminent domain proceedings not required to be applied for 
the purposes specified in subsections (a) or (b) above shall, after deducting of 
expenses and costs, become the property of the City. 
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Lessor shall cooperate fully with the City in the handling and conduct of 
any prospective or pending condemnation proceedings with respect to the Leased 
Premises or any part thereof and will to the extent it may lawfully do so permit 
the City to litigate in any such proceedings in its own name or in the name and 
on behalf of Lessor. In no event will Lessor voluntarily settle or consent to the 
settlement of any prospective or pending condemnation proceedings with respect 
to the Leased Premises or any part thereof without the written consent of the 
City, which consent shall not be unreasonably withheld. 


Section 6.3. Condemnation of City-Owned Property. The City shall be 


entitled to the proceeds of any condemnation award or portion thereof made for 
damages to or takings of its own sole property. 


Section 6.4. Rent Abatement. In the event that the Leased Premises ora 
portion thereof are damaged or destroyed or are taken under the exercise of the 
power of eminent domain, the Rent payable by the City shall (i) be totally 
abated during that portion of the Lease Term that the Leased Premises are 
totally unfit for use or occupancy, and (ii) partially abated during that portion 
of the Lease Term that the Leased Premises are partially unfit for occupancy in 
the same proportion that the area of the Leased Premises so unfit for use or 
occupancy bears to the total area of the Leased Premises; provided, however, 
that the City, to the extent it may lawfully do so, shall pay an amount equal to 
the difference between the Rent payable in such year and the proceeds received 
by Lessor from the rent or rental value insurance required to be maintained by 
the City under Section 5.7 hereof. In the event that Rent is abated pursuant to 
this Section, the Lease Term shall be extended for a period of time equal to the 
period of time during which the Rent is so abated; provided, however, that in 
no event shall the Lease Term exceed a period of fifty years. Rent payable 
during such extended period of time shall be reduced by an amount equal to the 
proceeds of the aforesaid insurance policy actually received by Lessor and by an 
amount equal to Rent actually paid by the City during the period of abatement of 
Rent. 


(End of Article VI) 
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ARTICLE VII 
MECHANICS' AND OTHER LIENS 


Section 7.1. Mechanics' and Other Liens. The City and Lessor shall not 
suffer or permit any mechanics' or other liens to be filed or exist against the 
Leased Premises, nor against the City's leasehold interest in the Leased 
Premises, nor against any special fund or account provided for in this Lease or 
any Rent paid or payable hereunder, by reason of work, labor, services or 
materials supplied or claimed to have been supplied to, for or in connection with 
the Leased Premises or to Lessor or the City or anyone holding the Leased 
Premises or any part thereof through or under the City. If any such liens shall 
at any time be filed, Lessor or the City, as appropriate, shall within one 
hundred twenty days after notice of the filing thereof but subject to the right 
to contest hereinafter set forth, cause the same to be discharged of record by 
payment, deposit, bond, order of a court of competent jurisdiction or otherwise. 
The City shall have the right in its or, to the extent lawful, Lessor's name, or 
both, but at the City's own cost and expense, to contest the validity or the 
amount of any such lien by appropriate proceedings timely instituted. Lessor 
will cooperate fully with the City, but at the City's expense, in any such 
contest (except as any such lien is asserted by Lessor in which event the City 
shall have the right to contest such lien as if it were the owner of the Leased 
Premises). If the City shall fail to cause such lien to be discharged, or to 
contest the validity or amount thereof, within the period aforesaid, then, in 
addition to any other right or remedy of Lessor, Lessor may, but shall not be 
obligated to, discharge the same either by paying the amount claimed to be due 
or by procuring the discharge of such lien by deposit or by bonding. Any 
amount paid by Lessor shall be reimbursed by the City on demand, and if not so 
reimbursed on demand may be treated as Additional Payments as provided in 
Article III hereof and shall be paid by the City with interest on the amount so 
paid by Lessor at the Interest Rate for Advances. 


(End of Article VII) 
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ARTICLE VIII 


REPRESENTATIONS AND SPECIAL COVENANTS AND CONDITIONS 


Section 8.1. Representations and Covenants of the City. The City warrants 


and represents that it is and during the Lease Term will be a duly organized 
and existing municipal corporation under the laws of the State, that it is not in 
default under any of the provisions contained in the laws of the State in any 
manner which would impair its ability to carry out its obligations hereunder, that 
it has power to enter into the transactions contemplated by this Lease, that it 
has been duly authorized to execute this Lease and that it will do all things 
required of it in order to maintain its existence. 


Section 8.2. Representations and Covenants of Lessor. The Lessor 


warrants and represents as follows: 


(a) It is duly incorporated and is in good standing under the laws of the 
State and duly qualified to do business in the State, and will remain 
so qualified so long as it is the Lessor under this Lease. 


(b) Construction and equipping in accordance with the 
Plans and Specifications will be accomplished in such 
manner as to conform with all applicable zoning, 
planning, building, environmental and other 
regulations of all governmental authorities having 
jurisdiction of the Leased Premises. 


Section 8.3. Maintenance of Lessor. Lessor agrees that from the date of 
delivery of this Lease to the Termination Date there will always be a corporation 
duly organized and existing under the laws of the State and qualified to do 
business in said State, an individual, partnership, association, firm or other 
entity acting as lessor under this Lease. The Original Purchaser shall be 
notified, in writing, of any change in the identity of Lessor under the Lease. 


Section 8.4. Title of Leased Real Property. Lessor has caused to be 


furnished to the City an acceptable title insurance policy showing the status of 
title to the Leased Real Property as of the date of acquisition of the Leased 
Real Property by Lessor. The City and Lessor agree that title is satisfactory 
and that all defects in and liens and encumbrances on such title, as set forth in 
such policy as exclusions from coverage and exceptions, do not impair the City's 
use or the value of the Leased Premises and that the City will accept such title 
upon the City having paid the Rental required herein and upon having complied 
with all conditions to be performed by the City. 


Section 8.5. No Warranty of Condition or Suitability. Lessor does not make 


any warranty, either express or implied, as to the suitability or utilization of 
the Leased Premises for the Leased Purposes, or as to the condition of the 
Leased Premises or that they are or will be suitable for the City's purposes or 
needs. The City agrees that the Leased Premises as contemplated by the Plans 
and Specifications are useful to it and are in furtherance of the purposes of the 
Act. 
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Section 8.6. Quiet Enjoyment. Lessor covenants that it will not take any 
action to prevent the City, on paying the Rent and Additional Payments and 
performing the covenants and agreements herein on the City's part to be 
performed, from peaceably and quietly holding and enjoying the Leased Premises 
for the Lease Term and any extension thereof and that Lessor will, at the City's 
request and expense, defend the City's enjoyment and possession of the Leased 
Premises against all parties or permit the City in its own or, to the extent 
lawful, in Lessor's name, to defend such enjoyment and possession. 


Section 8.7. Right of Access. The City agrees that subject to reasonable 
security and safety regulations and to reasonable requirements as to notice, 
Lessor, and its duly authorized agents shall have the right at all reasonable 
times to enter upon the Leased Premises and to examine and inspect the same. 
The City further agrees that Lessor and its duly authorized agents shall have 
such rights of access to the Project as may be reasonably necessary to cause to 
be completed the construction and equipping provided for herein, and thereafter 
for the proper maintenance of the Project in the event of failure by the City to 
perform its obligations. 


Section 8.8. Indemnification. The City releases Lessor from, agrees that 
Lessor shall not be liable for, and agrees to hold Lessor harmless against, any 
loss or 'damage to property, or any injury to or death of any person, that may 
be occasioned by any cause or by any failure to act whatsoever pertaining to the 
Leased Premises or the use thereof; provided, that the indemnity in this 
sentence shall be effective only to the extent of any loss that may be sustained 
by Lessor in excess of the net proceeds received by Lessor from any insurance 
carried with respect to the loss sustained. The City further agrees to indemnify 
and save harmless Lessor against and from any and all cost, liability, expenses 
and claims arising from any breach or default on the part of the City in the 
performance of any covenant or agreement on the part of the City to be 
performed pursuant to the terms of this Lease, or arising from any act or 
negligence of or failure to act by the City, or any of its agents, contractors, 
servants, employees or licensees, or arising from any accident, injury or damage 
whatsoever caused to any person, firm or corporation occurring during the Lease 
Term, in or about the Leased Premises, and from and against all costs, liability 
and expenses incurred in or in connection with any such claim or action or 
proceeding brought thereon; and in case any action or proceeding be brought 
against Lessor by reason of any such claim, the City upon notice from Lessor 
covenants to resist or defend such action or proceedings at the City's expense. 


Section 8.9. Termination. Prior to the delivery of any securities secured 
hereby, this Lease may be terminated immediately by the Lessor upon the receipt 
by Lessor of any final nonappealable order or adjudication which declares the 
Lease or any of its terms and conditions invalid or which enjoins the performance 
of any of the terms and conditions of the Lease. 


Section 8.10. Covenant to Comply with Tax Reform Act of 1986 and to 


Restrict Use of Funds. The Lessor and the City each covenant that each of 
them will restrict the use of the proceeds realized under this Lease in such 
manner and to such extent, if any, as may be necessary so that this Lease and 
any securities including first mortgage bonds and participation certificates 
evidencing proportionate interests in the payments to be made under this Lease 
will not constitute arbitrage bonds under Section 148 of the Internal Revenue 
Code of 1986, as amended (the "Code"). The Authorized City Representative 
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and any officer of the Lessor, respectively, and any other appropriate officers 
shall each give an appropriate certificate for inclusion in the transcript of 
proceedings for the Lease, setting forth the reasonable expectations of the City 
and the Lessor, respectively, regarding the amount and use of all the proceeds 
of the Lease, the facts, circumstances and estimates on which they are based, 
and other facts and circumstances relevant to the tax treatment of the interest 
component of payments under the Lease. 


The City and the Lessor each covenant that each of them (a) will take or 
cause to be taken such actions which may be required of it for the interest 
component of payments under the Lease to be and remain excluded from gross 
income for federal income tax purposes, and (b) will not take or permit to be 
taken any actions which would adversely affect that exclusion, and that it, or 
persons acting for it, will, among other acts of compliance, (i) apply the 
proceeds of the Lease to the governmental purpose of the Lease, (ii) restrict the 
yield on investment property acquired with those proceeds, (iii) make timely 
rebate payments to the federal government, (iv) maintain books and records and 
make calculations and reports, and (v) refrain from certain uses of proceeds, all 
in such manner and to the extent necessary to assure such exclusion of that 
interest under the Code. The Authorized City Representative and any officer of 
the Lessor, respectively, and other appropriate officers are each hereby 
authorized and directed to take any and all actions, make calculations and rebate 
payments, and make or give reports and certifications, as may be appropriate to 
assure such exclusion of the interest component of payments under the Lease. 


Section 8.11. Covenant to Supply Financial Information. The City hereby 


covenants to provide, when requested in a timely manner, to Lessor, or its 
assigns, or to such persons, corporations or other agencies designated by 
Lessor or its assigns, annual financial data, including all tax and other income, 
receipts and disbursements, budgets, tax levies, collections and delinquencies, 
and amortization schedules of all bond or lease transactions, and to advise of all 
matters, actions or causes of action to which the City may or has become 
obligated and all other pertinent information and changes thereto relative to the 
financial condition of the City and its continuing ability to make the Rental 
Payments due and payable under this Lease. 


Section 8.12. Federal Grant Assurances. Lessee and Lessor covenant that 
the provisions of any grants from the United States relating to the Leased 
Premises will continue to be observed throughout the term of this Lease. Lessee 
covenants that it has received all approvals necessary from the United States 
and its instrumentalities necessary for the execution of this Lease and the 
transaction contemplated thereby. 


(End of Article VIII) 
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ARTICLE IX 


RELEASE OF PORTIONS OF LEASED REAL PROPERTY 


Section 9.1. Release of Leased Real Property. The parties hereto reserve 


the right, at any time and from time to time, to amend this Lease to effect the 
release of and removal from this Lease and the leasehold estate created hereby 
of any part of or interest in the Leased Real Property and the conveyance of 
such part of interest to a grantee designated by the City; provided, that such 
amendment shall not be effective until and unless there are deposited with Lessor 
the following: 


(a) An executed copy of the said amendment. 


(b) A certificate of the Authorized City Representative that the City 
is not in default, under any of the provisions of this Lease, (i) 
giving, if applicable, an adequate legal description of that portion of 
the Leased Real Property to be released, (ii) stating the purpose for 
which the release is desired, (iii) stating that the improvements, if 
any, to be constructed upon that portion of the Leased Real Property 
to be released will not interfere with the City's use of the Leased 
Premises, (iv) requesting such release and (v) approving such 
amendment. 


(c) Evidence of the authority of the officer of the City who executes 
such amendment. 


(d) A certificate of the President or a Vice President of Lessor or 
an opinion of counsel for Lessor stating that Lessor is not in 
default under this Lease. 


(e) If applicable, a copy of the instrument conveying the interest 
proposed to be released. 


(f) A certificate of an Engineer, acceptable to Lessor, dated not 
more than sixty days prior to the date of the release and stating 
that, in the opinion of such Engineer, (i) the release of the portion 
of the Leased Real Property so proposed to be released is not 
necessary or desirable in order to benefit the Leased Premises, or 
such portion is not needed for the operation of the Leased Premises, ` 
and (ii) the release so proposed to be made will not impair the 
usefulness of the Project as furthering the purposes of the Act, and 
will not destroy means of ingress to and egress from the Project. 


Lessor shall execute and deliver such documents as the City may properly 
request in order to effect any release pursuant to this Section and to convey the 
interests released to the designated grantee. Any release pursuant to this 
Section may be made for the purpose of conveying the part or interests released 
to the City. 
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Section 9.2. No Abatement or Diminution of Rent. No release or 
conveyance effected under any of the provisions of this Lease shall entitle the 
City to any abatement or diminution of the Rent payable hereunder. Any 
release or conveyance under Section 9.1 of this Lease shall be made only for 
consideration which the Authorized City Representative certifies is a fair and 
adequate consideration. Any moneys received as such consideration shall be 
paid to Lessor or its assignee. 


(End of Article IX) 
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ARTICLE X 


ASSIGNMENT AND SUBLEASING 


Section 10.1. Assignment and Subleasing by City. This Lease may not be 


assigned in whole or in part, and the Leased Premises may not be subleased as a 
whole or in part by the City except to a successor entity which is a municipal 
corporation of the State and into which the City is merged or with which the 
City is consolidated and otherwise only with the consent of Lessor. 


Section 10.2. Assignment and Mortgaging by Lessor. For the purposes of 


constructing, erecting and equipping the Project or the financing thereof, the 
Lessor may mortgage the Leased Premises and assign its rights under and 
interest in, and pledge any moneys receivable under or pursuant to, this Lease, 
but each such mortgage, assignment or pledge shall be subordinate and subject 
to this lease. 


(End of Article X) 
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ARTICLE XI 


OPTIONS IN FAVOR OF THE CITY 


Section 11.1. Option to Renew. The City shall have the option to renew 
this Lease for a further like or lesser term upon the same terms and conditions 
as herein provided. Such option shall be exercised by the City giving Lessor 
notice of the exercise of such option on any Rental Payment Date prior to the 
Termination Date. í 


Section 11.2. Option to Purchase Leased Premises. The City shall have, 


and is hereby granted, an option to purchase the Leased Premises on the 
. twentieth (20th) Rental Payment Date and on any Rental Payment Date 
‘thereafter, provided the City is not in default under any provisions of this 
Lease. In the event that the City elects to exercise such option to purchase, 
the City shall give notice of its intention to exercise such option not less than 
sixty days prior to such Rental Payment Date. In the event that the City 
exercises such option to purchase, the purchase price shall be the "Option 
Price" as shown on Exhibit A opposite the applicable rental payment number. 
In addition, the City can purchase the Leased Premises at any time prior to the 
twenty-first (21st) Rental Payment Date by paying a purchase price equal to the 
sum of all of the remaining lease payments.. 


Section 11.3. Conveyance on Exercise of Option to Purchase. On exercise of 


the option to purchase granted herein, Lessor will upon payment of the purchase 
price deliver, or cause to be delivered, to the City documents conveying to the 
City all of Lessor's title to the property being purchased, as such property then 
exists, subject to the following: (i) those liens and encumbrances (if any) to 
which title to said property was subject when conveyed to Lessor; (ii) those 
liens and encumbrances created by the City or to the creation or suffering of 
which the City consented, and liens for taxes or special assessments not then 
delinquent; and (iii) those liens and encumbrances resulting from the failure of 
the City to perform or observe any of the agreements on its part contained in 
this Lease. 


Section 11.4. Transfer to City. In the event the City has not exercised the 
foregoing option to purchase the Leased Premises at the Termination Date, and 
has not exercised its option to renew in accordance with the provisions of 
Section 11.1 hereof, and upon the full discharge and performance by the City of 
its obligations under this Lease, thè Leased Premises shall thereupon become the 
absolute property of the City and upon the City's request Lessor shall execute 
proper instruments conveying to the City all of Lessor's title thereto. 


Section 11.5. Duty of City. In the event of purchase of the Leased 
Premises by the City or conveyance of the same to the City under the provisions 
of Section 11.2 hereof, the City shall procure and pay for all surveys, title 
searches, abstracts, title policies and legal services that may be required, and 
shall furnish at the City's expense all documentary stamps or other tax payments 
required for the transfer of title. 
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Section 11.6. Duty of Lessor. “Upon written request of the City, made not 
less than sixty (60) days prior thereto, the Lessor agrees to furnish an itemized 
statement setting forth the amount required to be paid by the City on the next 


Rental Payment Date in order to purchase the Leased Premises in accordance 
with Section 11.2 hereof. 


(End of Article XI) 
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ARTICLE XII 


EVENTS OF DEFAULT AND REMEDIES 


Section 12.1. Events of Default. The following shall be "events of default" 
under this Lease and the terms "events of default" or "default" shall mean, 
whenever they are used in this Lease, any one or more of the following events: 


(a) Failure by the City to pay the Rent required to be paid hereunder 
on or prior to the Rental Payment Date and continuing for the Rent 
Cure Period except as provided in Section 6.4 hereof. 


(b) Failure by the City to observe and perform any covenant, 
condition or agreement on its part to be observed or performed under 
this Lease, other than as referred to in paragraph (a) of this 
Section, for a period of sixty days after notice of such failure 
requesting such failure to be remedied, given to the City by 
Lessor unless Lessor shall agree in writing to an extension of such 
time prior to its expiration; provided, however, that if and so long 
as the City is proceeding with due diligence to cure the default 
such period shall be extended to such period as is required to permit 
the City's proceeding with due diligence to cure such default. 


The provisions of paragraph (b) of this Section are subject to the following 
limitations: If by reason of acts of God; fires; epidemics; landslides; floods; 
strikes; lockouts or other industrial disturbances; acts of public enemies; acts 
or orders of any kind of any governmental authority; insurrections; riots; civil 
disturbances; explosions; the City is unable in whole or in part to carry out the 
agreements on its part herein contained, other than the obligations on the part 
of the City to pay Rent, Additional Payments and taxes and to carry insurance, 
the City shall not be deemed in default during the continuance of such inability. 
The City shall, however, use its best efforts to remedy with all reasonable 
dispatch the cause or causes preventing the City from carrying out its 
agreements; provided, that the City shall in no event be required to settle 
strikes, lockouts or other disturbances by acceding to the demands of the 
opposing party or parties when such course is, in the judgment of the City, 
unfavorable to the City. 


Section 12.2. Remedies on Default. Whenever any event of default under 
Section 12.1 of this Lease shall have happened and be subsisting, any one or 
more of the following remedial steps may be taken: 


(a) Lessor may reenter and take possession of the Leased Premises 
without terminating this Lease, sublease the Leased Premises for the 
account of the City, holding the City liable for costs, if any, 
not reimbursed to Lessor from the difference between the rent and 
other amount payable by such sublessee in such subleasing and the 
Rent, Additional Payments and other amount payable by the City 
hereunder. 


(b) Lessor may terminate this Lease, exclude the City from possession 
of the Leased Premises, and lease the Leased Premises to another, 
but holding the City liable for costs, if any, not reimbursed to 
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Lessor from the proceeds for all Rent and other payments due up to 
the effective date of such leasing. 


(c) Lessor may take whatever action at law or in equity may appear 
necessary or desirable to collect the Rent and Additional Payments 
then due and thereafter to become due, or to enforce performance 
and observance of any obligation, agreement or covenant of the 
City under this Lease. 


Provided, however if before the expiration of 120 days from the date of 
which an event of default under Section 12.1 of this Lease shall have happened, 
the Lessee shall have cured the event of default and shall have paid all sums 
payable hereunder, (including all accrued unpaid Rent, Additional Payments and 
any and all other costs and expenses incurred by Lessor as a result of the 
event of default), then, (i) the Lessor shall waive the event of default and its 
consequences and shall rescind and annul that declaration, (ii) the Lease, if it 
has been terminated pursuant to subparagraph (b) above shall be reinstated, 
and (iii) the City shall be restored to the use, occupancy and possession of the 
Lease Premises. 


Section 12.3. No Remedy Exclusive. No remedy conferred upon or reserved 
to Lessor by this Lease is intended to be exclusive of any other available remedy 
or remedies, but each and every such remedy shall be cumulative and shall be in 
addition to every other remedy given under this Lease or now and hereafter 
existing at law or in equity or by statute. No delay or omission to exercise any 
right or power accruing upon any default shall impair any such right or power 
or shall be construed to be a waiver thereof, but any such right and power may 
be exercised from time to time and as often as may be deemed expedient. In 
order to entitle Lessor to exercise any remedy reserved to it in this Article, it 
shall not be necessary to give any notice other than such notice as may be 
expressly required herein. 


Section 12.4. Agreement to Pay Attorneys' Fees and Expenses. In the 


event the City should default under any of the provisions of this Lease and 
Lessor should employ attorneys or incur other expenses for the collection of 
Rent or the enforcement of performance or observance of any obligation or 
agreement on the part of the City contained in this Lease, the City shall on 
demand therefor reimburse the reasonable fees of such attorneys and such other 
expenses so incurred. 


Section 12.5. No Additional Waiver Implied by One Waiver. In the event 


any agreement contained in this Lease should be breached by either party and 
thereafter waived by the other party, such waiver shall be limited to the 
particular breach so waived and shall not be deemed to waive any other breach 
hereunder. 


Section 12.6. Waiver of Appraisement, Valuation, Etc. In the event the City 


should default under any of the provisions of this Lease, the City agrees to 
waive the benefit of all appraisement, valuation, stay, extension or redemption 
laws now or hereafter in force, and all right of appraisement and redemption to 
which it may be entitled. 


Section 12.7. Reinstatement. Notwithstanding any termination of this Lease 
in accordance with the provisions of Section 12.2 hereof, unless and until Lessor 
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shall have entered into a valid and binding agreement providing for the 
reletting of the Leased Premises, the City may at any time after such termination 
pay all accrued unpaid Rent plus any costs to Lessor and fully cure all other 
defaults then capable of being cured. Upon such payment and cure, this 
Lease shall be fully reinstated, as if it had never been terminated, and the City 
shall be restored to the use, occupancy and possession of the Leased Premises. 


(End of Article XII) 
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ARTICLE XIII 


MISCELLANEOUS 


Section 13.1. Surrender of Leased Premises. In the event the City 
should default under this Lease and this Lease is terminated or if this Lease is 
terminated by Lessor pursuant to Section 8.9 hereof, the City agrees to 
surrender, subject to reinstatement pursuant to Section 12.7 of this Lease, 
possession of the Leased Premises peaceably and promptly to Lessor in as good 
condition as prevailed at the time the City was put in full possession thereof, 
loss by fire and other casualty covered by insurance or by eminent domain, 
ordinary wear and tear, obsolescence and acts of God excepted. 


Section 13.2. Notices. All notices, certificates, requests or other 
communications hereunder shall be sufficiently given and shall be deemed given 
when mailed by registered or certified mail, postage prepaid, addressed to the 
appropriate Notice Address. Lessor and the City may, by notice given 
hereunder, designate any further and different addresses to which subsequent 
notices, certificates, requests or other communications shall be sent. 


Section 13.3. Net Lease. This Lease shall be deemed and construed to be a 
"net lease," and the City shall pay absolutely net during the Lease Term the 
Rent, Additional Payments and all other payments required hereunder, free of 
any deductions, and without abatement, deduction or setoff other than those 
herein expressly provided. 


Section 13.4. Binding Effect. This Lease shall inure to the benefit of and 
shall be binding upon Lessor, the City and their respective successors and 
assigns, subject, however, to the specific provisions hereof. 


Section 13.5. Execution in Counterparts. This Lease may be executed in 
several counterparts, each of which shall be regarded as an original and all of 
which shall constitute but one and the same Lease. 


Section 13.6. Construction of Covenants. Lessor has corporate power as 
required for the purpose of constructing and erecting the Project and leasing 
the same to the City under the provisions of the Act. All provisions herein 
contained shall be construed in accordance with the provisions of the Act and to 
the extent of inconsistencies, if any, between the covenants and agreements in 
this Lease and the provisions of the Act, the provisions of the Act shall be 
deemed to be controlling and binding upon Lessor and the City. 


Section 13.7. Severability. In case any section or provision of this Lease, 
or any covenant, stipulation, obligation, agreement, act or action or part 
thereof, made, assumed, entered into or taken thereunder or any application 
thereof, is for any reason held to be illegal or invalid, such illegality or 
Invalidity shall not affect the remainder thereof or any other section or provision 
thereof or any other covenant, stipulation, obligation, agreement, act or action, 
or part thereof, made, assumed, entered into or taken thereunder, which shall 
be construed and enforced as if such illegal or invalid portion were not 
contained therein, nor shall such illegality or invalidity of any application 
thereof affect any legal and valid application thereof, and each such section, 
provision, covenant, stipulation, obligation, agreement, act or action, or part 
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thereof, shall be deemed to be effective, operative, made, entered into or taken 
in the manner and to the full extent permitted by law. 


Section 13.8. Letter Agreement. The terms of the Letter Agreement are 
incorporated herein as if entirely rewritten in this Lease. 


Section 13.9. Captions. The captions or heading in this Lease are for 
convenience only and in no way define, limit or describe the scope or intent of 
any provisions or sections of this Lease. 


(End of Article XIII) 


-33- 


IN WITNESS WHEREOF, Lessor and the City have caused this Lease to be 
re-executed in their respective names by their duly authorized officers all as of 
the ___ day of , 1994, 


FORT WAYNE FIRE STATION 
BUILDING CORP. 


By: 
Thomas B. Summers, President 


ATTEST: 
O. Roderick Wilson, Secretary 
THE CITY OF FORT WAYNE 


By: 
W. Paul Helmke, Mayor 


ATTEST: 


Sandra Kennedy, Clerk 


«Qi 


STATE OF INDIANA ) 


COUNTY OF ALLEN ) 


Before me, a Notary Public in and for said County and State, this day 
of » 1994, personally appeared Fort Wayne Fire Station Building Corp. 
by Thomas B. Summers and O. Roderick Wilson, its President and Secretary, 
respectively, and acknowledged the execution of the foregoing instrument and: 
that the same is their voluntary act and deed for and on behalf of said 
corporation and the voluntary and corporate act and deed of said corporation. 


IN WITNESS WHEREOF, I have hereunto subscribed my name and affixed 
my official notarial seal on the day and year aforesaid. 


Jenny L. Baker, Notary Public 
County of Residence: Allen 


My Commission expires: January 8, 1998 


STATE OF INDIANA ) 
) SS: 
COUNTY OF ALLEN ) 
Before me, a Notary Public in and for said County and State, this day 
of s 1994. personally appeared The City of Fort Wayne, by W. Paul 


Helmke and Sandra Kennedy, its Mayor and Clerk, respectively, and 
acknowledged the execution of the foregoing Lease. 


IN WITNESS WHEREOF, I have hereunto subscribed my name and affixed 
my official notarial seal on the day and year aforesaid. 


Notary Public 
County of Residence: 


My Commission expires: 


«Bhe 


Payment 
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‘Exhibit A to Contract of Lease 


City of Fort Wayne, Indiana 
Fire Station Building Lease 
Series 1994 


Original Purchase Price: $1,185,000 
Adjusted Original Purchase Price: 

Lease Option 

Date Payment Price 
12-Jul-95 $82,900.00  $1,611,562.50 
12-Jan-96 82,900.00 1,529,531.25 
12-Jul-96 82,900.00 1,448,906.25 
12-Jan-97 82,900.00 1,369,687.50 
12-Jul-97 82,900.00 1,286,875.00 
12-Jan-98 82,900.00 1,205,625.00 
12-Jul-98 82,900.00 1,125,937.50 
12-Jan-99 82,900.00 1,047,812.50 
12-Jul-99' 82,900.00 966,250.00 
12-Jan-2000 82,900.00 886,406.25 
12-Jul-2000 82,900.00 808,281.25 
12-Jan-2001 82,900.00 726,875.00 
12-Jul-2001 82,900.00 647,343.75 
12-Jan-2002 82,900.00 564,687.50 
12-Jul-2002 82,900.00 484,062.50 
12-Jan-2003 82,900.00 405,468.75 
12-Jul-2003 82,900.00 323,906.25 
12-Jan-2004 82,900.00 244,531.25 
12-Jul-2004 82,900.00 162,343.75 
12-Jan-2005 82,900.00 82,500.00 
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EXHIBIT B 


(Legal Description of Real Property to be inserted prior to Execution) 
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EXHIBIT C 


(Description of Fire Station to be inserted prior to Execution) 
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2 EXHIBIT 







NOTICE OF PETITION FOR AND HEARING ON PROPOSED LEASE 


Owners of taxable real estate in Fort Wayne, Indiana, are hereby notified 
that a petition has been filed by more than fifty owners of taxable real estate 
requesting the Common Council of the City of Fort Wayne to obtain the 
acquisition, construction, and lease of the new Station +13 Fire Station (the 
"Project"). 


The Common Council of the City of Fort Wayne has preliminarily determined 
to proceed with the steps necessary to enter into such a lease between The 
City of Fort Wayne and the Fort Wayne Fire Station Building Corp., a 
not-for-profit building corporation organized pursuant to I.C. 36-1-10. The 
lease is expected to cover the site of proposed construction and the 
construction of the Project. 


Owners of taxable real estate are hereby notified that a public hearing will 
be held for all persons interested before the Common Council of the City of 
Fort Wayne in the City Council Chambers, City-County Building, Fort Wayne, 
Indiana, at the hour of 5:30 P.M. (Local Time) on the 22nd day of February, 
1994, upon a proposed lease to be entered into between The City of Fort 
Wayne, as Lessee, and the Fort Wayne Fire Station Building Corp., as Lessor, 
pursuant to which the Fort Wayne Fire Station Building Corp. will construct the 
aforementioned Project. 





The proposed lease on which the public hearing will be held and is for a 
term of ten (10) years and calls for twenty (20) semi-annual payments in 
advance, not exceeding eighty-two thousand, nine hundred dollars ($82,900) 
commencing on July 12, 1995 and each January 12 and July 12 thereafter. As 
additional rent, the Lessee shall maintain insurance on the property to be 
leased as required in the lease and shall pay all taxes and assessments against 
such property, as well as the cost of alterations and repairs and any amount 
required to be paid to the United States of America pursuant to the rebate 
regulations codified at Section 148 of the Internal Revenue Code of 1986 as 
amended. 


The lease contains an option to renew the lease on the same terms and 
conditions and an option to purchase on the nineteenth (19th) rental payment 
date and each rental payment date thereafter, and a provision that upon 
termination of the lease the improvements shall become the property of the City 
of Fort Wayne. The property to be leased is located on a parcel of land in the 
City of Fort Wayne, St. Joe Township, Allen County, Indiana. 


The drawings, plans and specifications, the estimate for the cost of the 
Project, as well as a copy of the proposed lease, are available for inspection by 
the public on all business days during business hours at the office of the 
Controller of the City of Fort Wayne, City-County Building, 9th Floor, Fort 
Wayne, Indiana. 


At such hearing all persons interested shall have a right to be heard upon 
the necessity for the execution of the lease and upon whether the lease rental 
provided for therein to be paid to the Fort Wayne Fire Station Building Corp., 
as Lessor, is a fair and reasonable rental for the Project. Such hearing may 





be adjourned to a later date or dates and following such hearing, the Common 
Council of the City of Fort Wayne may make modifications as may be agreed 
upon with the Fort Wayne Fire Station Building Corp., but in no event shall 
the lease rental exceed the maximum set forth herein. 


Dated this 8th-day of February, 1994 


COMMON COUNCIL OF THE 
CITY OF FORT WAYNE 


Sandra Kennedy, Clerk 


= ‘ | EXHIBIT 

3 | FORT WAYNE FIRE DEPARTMENT o 

Station 13 Relocation PE 
Estimated Budget 





Construction $960,000 

Land 55,000 

Architectural & Engineering Fees 10,000 
Reimbursements (Plans, State Fees, etc..) included above 

Contingency 75,000 


Survey & Testing included above 
Title and Builders Risk Insurance included above 


ca Estimated Cost of Issuance 21,480 
Bond Counsel 
Local Counsel 





Trustee 

Rating, Printing, Misc. i 
Underwriting 15,000 
Interest During Construction 54,520 
Total Project Cost $1,191,000 
Less: 

Earnings on Construction Funds 6,000 
Issue Size l $1,185,000 


01/10/94 SUMMERS & COMPANY, INC. 


CERTIFICATE OF THE ALLEN COUNTY AUDITOR 


I, Linda K. Bloom, the duly elected and acting Auditor of Allen County, Indiana, 
hereby certify that I have examined the 7 (seven) counterparts of a petition 
requesting the entering into a lease by the City of Fort Wayne, Allen County, 
Indiana, for a new Fire Station #13, which counterparts of said petition so 
examined by me are attached to this certificate. 


I further certify that I have checked the signatures on the various counterparts 
of this petition with the tax records in my office; that all of the counterparts 
are verified by the affidavits of owners of taxable real estate located within the 
City of Port Wayne Fire Taxing Units 59, 60, 64, 65, 70, 75, 76, 80, 91, 92, 93, 
94, and 95, and that this petition is signed by 124 owners of taxable real estate 
located within the City of Fort Wayne Fire Taxing Units 59, 60, 64, 65, 70, 75, 
76, 80, 91, 92, 93, 94, and 95 as shown more particularly by the following 


computation: 


Counterpart Verified by the Number of Taxable Duplicates or 


Number Affidavit of Signers Owners Real Estate 
Non-Owners 


1 Kari K. Moring 37 29 8 
2 John R. Elward 35 30 5 
3 Deb Chivington 25 19 6 
4 Marilyn L. Johnston - 3 3 0 
5 Lawrence Moulin 18 16 2 
6 Donald Case 7 5 2 
7 Mary Ann Brown 24 23 1 


Total number of persons signing petition: 149 
Total number of owners of taxable real estate: 125 
Total number of duplicate or non-owner signatures: 24 


IN WITNESS WHEREOF, I have set my hand and official seal on this, the 8th day of 





PT 


Linda K. Bloom 
Auditor of Allen County 
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PETITION REQUESTING THE ENTERING INTO A LEASE WITH 
THE CITY OF FORT WAYNE AUDI U.S OFFL 
ALLEN COUNTY, INDIANA FN 


(Counterpart No. l Pi ja | l E D 


Li 
TO: City of Fort Wayne, Indiana FEB 0 3 1994 
é The State Board of Tax Commissioners co 
E vern? 


The City of Fort Wayne has prepared initial plans and es tesniå a pr] 
construction and equipping of a new Fire Station #13 ("Project"), which wil 
meet the needs of the City's taxpayers and constituents for fire ‘i 
based on current and estimated population trends. The Project will provide 
construction and permanent jobs for our residents and provide a fire station 
sufficient to meet the needs of the Community. 


Therefore, the undersigned, owners of taxable real estate in the City of 
Fort Wayne, Allen County, Indiana, hereby petition the City of Fort Wayne to 
enter into a lease and petition the State Board of Tax Commissioners to approve 
said lease whereby the Fire Station will be constructed by a not-for-profit 
building corporation and leased to the City of Fort Wayne. 


The undersigned believe a need exists for the Project as outlined above 
and that without this lease arrangement the City of Fort Wayne will not have 
sufficient funds available or provided for in its existing budget with which to 
pay the total cost of the Project to meet the present and future needs of the 
taxpayers of the City of Fort Wayne, Allen County, Indiana. 


This petition may be circulated in several counterparts and all of the 
counterparts are to be considered as constituting, and constitute, one petition. 
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PETITION REQUESTING THE ENTERING INTO A LEASE/WITH 3 OFFA. 
THE CITY OF FORT WAYNE pe 
ALLEN COUNTY, INDIANA A 
(Counterpart No. 2). U FEB 03 1994 
TO: City of Fort Wayna, Indiana | 
The State Board of Tax Commissioners Sa (oa 


3 : AUvil I AKT, 
The City of Fort Wayne has prepared initial plans and estimates or AN CORET 
construction and equipping of a new Fire Station #12 ("Project"), which will 
meet the needs of the City's taxpayers and constituents for fire protection 
based on current and estimated population trends. The Project wi provide 
construction and permanent jobs for our residente and provide a fire station 
sufficient to meet the needs of tha Community. 


Therefore, the undersigned, owners of taxable real estate in the City of 
Fort Wayne, Allen County, Indiana, hereby petition the City of Fort Wayne to 
enter into a lease and petition the State Board of Tax Commissioners to approve 
Said lease whereby the Fire Station will be constructed by a not-for-profit 
building corporation and leased to the City of Fort Wayne. 


The undersigned believe a need exists for the Project as outlined above 
and that without this lease arrangement the City of Fort Wayne will not have 
sufficient funds available or provided for in its existing budget with which to 
pay the total cost of the Project to meet the present and future needs of the 
taxpayers of the City of Fort Wayne, Allen County, Indiana, 


This petition may be circulated in several counterparts and all of the 
cuunterparts are to be considered aa constituting, and constitute, one petition. 


Written Name - Printed Name Address 
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VERIFYING AFFIDAVIT 


(Counterpart No. |) 


STATE OF INDIANA ) 


) ss: 
COUNTY OF ALLEN ) 
APRIL 4 MA , being first duly sworn upon 


his/her cath, deposes and states the following: 


He/she is the owner of taxable real estate located in the City of Fort 
Wayne, Allen County, Indiana, and is one of the signers of the attached 
counterpart of a petition addressed to the City of Fort Wayne and the State 
Board of Tax Commiasioners requesting the entering into a lease whereby the 


Fire Station will be constructed, all as provided by Indiana code 36-1-10 — 


et.seq., as amended. All of the signatures appearing on this attached 
counterpart of the petition were signed in his/her presence and are true and 


lawful signatures of the person signing this counterpart. 


O È NA. ; E = (Vors 2 
(Signature) } 





Zara. K (MMISRANG 


(Printed Signature) 





SUBSCRIBED AND SWORN TO before me, a Notary Public, in and for said 


County and Stato, this 3/5 day of Jen >, 1997. 





My Commission Expires: 





My County of Residence: 


P4 
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E 
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È 





== es vas ie caga PERSE Ta I JHN cf 


PETITION REQUESTING THE ENTERING INTO A LEASE WIT 


194 Vo: DA 


WITH PAR 

THE CITY OF FORT WAYNE ACS OFFIC: 
ALLEN COUNTY, INDIANA pa y 3 
| FAT 


(Counterpart No. 3 ) 
TO: City of Fort Wayne, Indians i 


U FEB 03 199 


p 


The State Board of Tex Commissioners NI tp So 
TAA DOi” 
The City of Fort Wayne has prepared initial plans and imå'tes OR ABS 00187) 


construction and equipping of a new Fire Station #12 ("Project"), which will 
mest the needs of the City's taxpayers and constituents for fire protection 
based on current and estimated population trends. The Pr wili provide 
construction and permanent jobs for our residente and provide a fire station 
sufficient to meet the needs af the Community. l ; 


Therefore, the undersigned, owners of taxable real estate in the City of 
Fort Wayne, Allen County, Indiana, hereby petition the City of Fort Wayne to 
enter into a lease and petition the State Board of Tax Commissioners to approve 
Said lease whereby the Fire Station will be constructed by a not-for-profit 
building corporation and leased to the City of Fort Wayne. 


The undersigned believe a need exists for the Project as mitlined above 
and that without this lease arrangement the City of Fort Wayne will not have 
sufficient funds available or provided for in its existing budget with which to 
pay the total cost of the Project to meet the present and future needs of the 
taxpayers of the City of Fort Wayne, Allen County, Indiana. 


This petition may be circulated in several counterparts and all of the 
counterparts are to be considered aa constituting, and constitute, one petition. 


Written Name - Printed Name Address 
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VERIFYING AFFIDAVIT 
(Counterpart No, La ) 


STATE OF INDIANA ) 
) 88! 
COUNTY OF ALLEN ) i 


og (a El WALD , being first duly sworn upon 
his/her oath, deposes and states the following: 


He/she is the owner of taxable real estate located in Se City of Fort 
Wayne, Allen County, Indiana, and is one of the signers of the attached 
counterpart of å petition addressed to the City of Fort Wayne and the pr 
Board nf Tax Commiasionera requesting the entering into a lease whereby 
Fire Station will be constructed, all as provided by Indiana code 36-1- “10 
et.seq., as amended. All of the signatures appearing on this attached 
raphe ga ald of the petitian were signed in his/her presence and are true and 

wfui signatures of the person signing this counterpert. 


. SUBSCRIBED AND SWORN TO before me, a De Public, in and mor said 
County and Stato, this i aay of VAN. 199 





My Commission Expires: 9 «fue 


My County of Residence: ALLEN 


Pa 





ELIAS Cio WHINC FINS AFI. r-ăza 123353 P-44u4 JAN Sf "94 88:52 


#3 p2- 24) 


Written Name Printed Name Address 
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First Last First Last 
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VERIFYING AFFIDAVIT 
(Counterpart No. 2 ) 


STATE OF INDIANA ) 
) ss: 
COUNTY OF ALLEN ) i 


pU VII TON , being first duly sworn upon 
his/her oath, deposes and states the following: 


He/she ls the owner of taxable real estate located in the City of Fort 
Wayne, Allen County, Indiana, and iz one of the signers of the attached 
counterpart of a petition addressed to the City of Fort Wayne and the State 
Board nf Tax Commiasfonara requesting the entering into a lease whereby the 
Fire Station will be constructed, all as provided by Indiana code ¿6-1-10 
et.seq., as amended. All of the signatures appearing on this attached 
counterpart of the petitinn were signed in his/her presence and are true and 
lawful signatures of the person signing this counterpart. 


(Sigmature) 
Delo Chiyingio n 
(Printed Søn y Di 


SUBSCRIBED AND SWORN TO ‘before me, a N Public, in and for said 
County and Stata, this -7/< day of TAN , 1994 





2> a 5 ii Publio 


SHEILA £ THOMPSON 


(Printed Siguaturc) 


My Commiasion Expires: 9 “el IS 


My County of Residence: ALLEN 


PI 
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pă 
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A. PETITION REQUESTING THE ENTERING INTO A LEASE WITH... OFF. 
wo THE CITY OF FORT WAYNE lane 
Å i | 
TO: City of Fort Wayna, Indiana 
The State Board of Tax Commissioners ade K Hoaas 


The City of Fort Wayne has prepared initial plans and estimafHYTOR, pr RHEN Cor; 


Therefore, the undersigned, owners of taxable rea! estate in the City of 
Fort Wayne, Allen County, Indiana, hereby petitio: the City of Fort Wayne to 
enter into a lease and petition the State Board cf Tax Commissioners to approve 
said lease whereby the Fire Station will be constructed by a not-for-profit : 
building corporation and leased to the City of Fort Wayne. i sà 


The undersigned believe a need exists for the Project as mitlined above 
and that without this lease arrangement the City of Fort Wayne will not have 
sufficient funds available or provided for în its existing budget with which to 





pay the total cost of the Project to meet the present and future needs of the | 
taxpayers of the City of Fort Wayne, Allen County, Indiana. ¿ 
This petition may be circulated in several counterparts and all of the : 
counterparts are to be considered aa constituting, and constitute, one petition. 4 
i 
Written Name - Printed Name i Address $ 
First 5 Last, First ` Last l | | 

i> ; : l : 
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VERIFYING AFFIDAVIT 
( Counterpart „No. zi ) 


STATE OF INDIANA ) 
å ) ss: 
COUNTY OF ALLEN ) i 


Ma LYN La JOHNSTON + belng first duly sworn upon m 
his/her oath, deposes and states the following: ; 


He/she is the owner of texable real estate located in pr City af Fort 
Wayne, Allen County, Indiana, and is one of the signers of the attached 
counterpart of a petition addressed to the City of Fort Wayne and the State 

. Board nf Tax Commiasionara requesting the entering into a lease whereby the 
Fire Station will be constructed, all as provided by Indiana code 36-1-10 
et.seq., as amended. All of the signatures appearing on this attached 
eit pá of the petitinn were signed in his/her presence and are true and 

wful signatures of the person signing this counterpart. 


i 
i 
$ 
Å 
£ 
| 





. SUBSCRIBED AND SWORN TO before me, a N Public, in and for said 
County and Stata, this 2/<77 day of TAO, 199 


/ TN 0 MPRP 
(Printed Signaturc) 


My Commission Expires: G-2 GI 
My County of Residence: ALLE ki 
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EA PETITION REQUESTING THE ENTERING INTO A LEASE WITH 
HA THE CITY OF FORT WAYNE 
ALLEN COUNTY, INDIANA AUD S OFFL 
(Counterpart No. 5 ) | È UL E I) 
TO: City of Fort Wayne, Indiana 4 FEB 03 1994 19) 


The State Board of Tax Commissioners 


The City of Fort Wayne has prepared initial plans and D fur 
construction and equipping of a new Fire Station #13 ("Project" )AUURWRIGhiL WIM ery 
meet the needs of the City's taxpayers and constituents for fire protection 
based on current and estimated population trends. The Project will provide 
construction and permanent jobs for our residents and provide a fire station 
sufficient to meet the needs of the Community. 


Therefore, the undersigned, owners of taxable real estate in the City of 
Fort Wayne, Allen County, Indiana, hereby petition the City of Fort Wayne to 
enter into a lease and petition the State Board of Tax Commissioners to approve 
said lease whereby the Fire Station will be constructed by a not-for-profit 
building corporation and leased to the City of Fort Wayne. 


The undersigned believe a need exists for the Project as outlined above 
and that without this lease arrangement the City of Fort Wayne will not have 
sufficient funds available or provided for in its existing budget with which to 
pay the total cost of the Project to meet the present and future needs of the 
taxpayers of the City of Fort Wayne, Allen County, Indiana. 


This petition may be circulated in several counterparts and all of the 
counterparts are to be considered as constituting, and constitute, one petition. 
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First Last | First Last 
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First Last First Last 
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VERIFYING AFFIDAVIT 


> 
(Counterpart No. > ) 


STATE OF INDIANA ) 
) ss: 
COUNTY OF ALLEN ) 


4 


hke nic 7 , being first duly sworn upon 


L AN 
his/her oath, deposes and states the following: 


He/she is the owner of taxable real estate located in the City of Fort 
Wayne, Allen County, Indiana, and is one of the signers of the attached 
counterpart of å petition addressed to the City of Fort Wayne and the State 
Board of Tax Commiasioners requesting the entering into a lease whereby the 
Fire Station will be constructed, all as provided by Indiana code 36-1-10 
et.seq., as amended. All of the signatures appearing on this attached 
counterpart of the petition were signed in his/her presence and are true and 
lawful signatures of the person signing this counterpart. 


MW gg Dt fers 


Lawrence Moulin 
(Printed Signature) 


SUBSCRIBED AND SWORN TO before me, a Notary Public, in and for said 
County and State, this 3lst day of Janary , 19% . 





ily Ri 
(Printed Signaturc) 


My Commiasion Expires:  8/27/% 


My County of Residence: Allen 
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PETITION REQUESTING THE ENTERING INTO A LEASE WITH 
THE CITY OF FORT WAYNE 
ALLEN COUNTY, INDIANA 


(Counterpart No. bb ) 


City of Fort Wayne, Indiana 
The State Board of Tax Commissioners 


TO: 


The City of Fort Wayne has prepared initial plans and estimates for the 
construction and equipping of a new Fire Station #12 ("Project"), which will 
meet the needs of the City's taxpayers and constituents for fire protectien 
based on current and estimated population trends. The Project will provide 
construction and permanent jobs for our residents and provide a fire station 
sufficient to meet the needs of the Community. 


Therefore, the undersigned, owners of taxable real estate in the City of 
Fort Wayne, Allen County, Indiana, hereby petition the City of Font Wayne to 
enter into a lease and petition the State Board of Tax Commissioners to approve 
said lease whereby the Fire Station will be constructed by a not-for-profit 
building corporation and leased to the City of Fort Wayne. 


The undersigned believe a need exists for the Project as outlined above 
and that without this lease arrangement the City of Fort Wayne will not have 


sufficient funds available or provided for in its existing budget with which to 
pay the total cost of the Project to meet the present and future needs of the - 


taxpayers of the City of Fort Wayne, Allen County, Indiana. 


This petition may be circulated in several counterparts and all of the 
counterparts are to be considered as constituting, and constitute, one petition. 
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VERIFYING AFFIDAVIT 


(Counterpart No. modes 


STATE OF INDIANA ) 
i ) ss: 
COUNTY OF ALLEN ) 


Dew nl Jd Ca SE , being first duly sworn upon 
his/her cath, deposes and states the following: 


He/she is the owner of taxable real estate located in the City of Fort 
Wayne, Allen County, Indiana, and is one of the signers of the attached 
counterpart of a petition addressed to the City of Fort Wayne and the State 
Board of Tax Commiasioners requesting the entering into a lease whereby the 
Fire Station will be constructed, all as provided by Indiana code 36-1-10 


et.seq., as amended. All of the signatures appearing on this attached 


counterpart of the petition were signed in his/her presence and are true and 
lawful signatures of the person signing this counterpart. 





SUBSCRIBED AND SWORN TO before me, a Notary Public, in and for said 
County and State, this Jnd.. day of feg _» 1994. 





VELANIE (7 (CAIN) 


(Printed Signaturc) 





My Commiasion Expires: 6/3) GE 


My County of Residence: Mller 


pf tg å 





>» PETITION REQUESTING THE ENTERING INTO A LEASE WITH 

THE CITY OF FORT WAYNE AUDI LS OFFIC: 

ALLEN COUNTY, INDIANA GN N 
PAL ek: | 


(Counterpart No. i) å 


Fvl 

ud 94 È 
TO: City of Fort Wayne, Indiana | FEB 03 (994 

The State Board of Tax Commissioners ; y 
The City of Fort Wayne has prepared initial plans and ØstimstesorførtktketT/ 

construction and equipping of a new Fire Station #13 ("Project"), which will 
meet the needs of the City's taxpayers and constituents for fire protection 
based on current and estimated population trends. The Project will provide 
construction and permanent jobs for our residents and provide a fire station 
sufficient to meet the needs of the Community. 


Therefore, the undersigned, owners of taxable real estate in the City of 
Fort Wayne, Allen County, Indiana, hereby petition the City of Fort Wayne to 
enter into a lease and petition the State Board of Tax Commissioners to approve 
said lease whereby the Fire Station will be constructed by a mnot-for-profit 
building corporation and leased to the City of Fort Wayne. 


The undersigned believe a need exists for the Project as outlined above 
and that without this lease arrangement the City of Fort Wayne will not have 
sufficient funds available or provided for in its existing budget with which to 
pay the total cost of the Project to meet the present and future needs of the 
taxpayers of the City of Fort Wayne, Allen County, Indiana. 


This petition may be circulated in several counterparts and all of the 
counterparts are to be considered as constituting, and constitute, one petition. 
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VERIFYING AFFIDAVIT 


(Counterpart No. ui ) 


STATE OF INDIANA ) 


COUNTY OF ALLEN ) 






Y , being first duly sworn upon 
eposes and states the following: 


his/her cath, 

He/she is the owner of taxable real estate located in the City of Fort 
Wayne, Allen County, Indiana, and is one of the signers of the attached 
counterpart of a petition addressed to the City of Fort Wayne and the State 
Board of Tax Commiasioners requesting the entering into a lease whereby the 
Fire Station will be constructed, all as provided by Indiana code 36-1-10 
et.seq., as amended. All of the signatures appearing on this attached 
counterpart of the petition were signed in his/her presence and are true and 
lawful signatures of the person signing this counterpart. 


KL 7 (Lugo i LD LET 





DARY ANN BROWN 


(Printed Signature) 


SUBSCRIBED AND SWORN TO before me, å dyd Public, in and for said 
County and State, this _ 7 day of Fn >, 1994 





Notary 


VMecnoie za A 


(Printed Signaturc) 


My Commission Expires: 8 / JO / aa 


My County of Residence: ALLEN 


PR 


a ON 


The City of Fort Wayne 


Paul Helmke, Mayor 





MEMORANDUM 


LAW DEPARTMENT 


BJ DAA Y 


TO: MEMBERS OF CITY COUNCIL 
FROM: J. TIMOTHY MCCAULAY, CORPORATION COUNSEL 
DATE: FEBRUARY 8, 1994 


SUBJECT: RED HAW FIRE STATION #13 LEASE 


This resolution represents the first step in connection with the 
Red Haw Fire Station #13 Lease. Enclosed with this memo are: 


As Letter of Agreements from Fort Wayne Fire Station 
Building Corp. 

B. Proposed form of Lease including Rental Schedules. 

Cz Notice of Petition for Hearing. 


D. Estimated Budget. 


The issue to be decided is: Whether the lease is necessary? 


BI CENT EN NIALL 


FORT WAYNE 
M Mh 
«E DA 


One Main Street Fort Wayne, Indiana 46802-1804 
An Equal Opportunity Employer 


DIGEST SHEET 


TITLE OF ORDINANCE RESOLUTION 
DEPARTMENT REQUESTING ORDINANCE LAW/BOARD OF SAFETY 
SYNOPSIS OF ORDINANCE APPROVES FIRST STEP IN CONNECTION WITH THE 


RED HAW FIRE STATION LEASE. 


EFFECT OF PASSAGE SETS PUBLIC HEARING ON THE TERMS AND CONDITIONS 


OF THE PROPOSED LEASE. 


EFFECT OF NON-PASSAGE PROJECT CANNOT GO FORWARD. 





MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) SEMI-ANNUAL 


LEASE RENTAL - $82,900; TOTAL COST OF LEASE $1,191,000. 





ASSIGNED TO COMMITTEE (PRESIDENT) 


BILL NO. A - G¢ -0R—/ Z 


REPORT OF THE COMMITTEE ON 
FINANCE 
CLETUS R. EDMONDS — DONALD J. SCHMIDT — CO-CHAIR 
ARCHIE L. LUNSEY 
DAVID C. LONG 





WE, YOUR COMMITTEE ON FINANCE TO WHOM WAS 
REFERRED AN (ORBENANCR ) (RESOLUTION) 
HAVE HAD SAID (832332805) (RESOLUTION) UNDER CONSIDERATION 








PORT BACK TO THE COMMON COUNCIL THAT SAID 


AND BEG LEAVE TO R 
AES OLUTION) 


DO NOT PASS ABSTAIN NO REC 





DATED: 98-74 


Sandra E. Kennedy 
City Clerk 


